^590                                  UNIT CONSTRUCTION  COSTS
Account 8316—Six No. 14 Wilgus Oil Systems.
This account covers the cost of 6 Wilgus oil pumps, asbestos covering for portions of these pumps, the labor of installing the pumps, the labor of thoroughly overhauling them, required because of the unsatisfactory condition existing in the leaking steam heating coils and the labor of applying the asbestos covering. The 5|-in. by 3J-in. by 5-in. duplex oil pumps were set directly on the concrete floor in front of the oil-fired boilers.
Account 8317—Two Electrical Feed Pumps.
These pumps located back of the boilers were lowered into the 13-ft. pit onto their foundations and set ready for piping connections. They are two vertical triplex, 8-in. by 10-in. Aldrich, electrical driven pumps each attached with flexible couplings to a 40-h.p. motor. The cost covers the material segregated below and the labor of installing the
same:
Factory    Freight       Clifton
Two 40-h.p. motors.................$1,700.00     $24.44  $1,724.44
Two vertical triplex pumps...........   2,794.00
_.                ,     ..                                                         r-io   f\f\
Spare parts for pumps................      518.00 J
Miscellaneous.........................................         50.46
$5,633.97
Account 8317.1—One Steam Feed Pump.
Here is given the labor of installing and the material cost of one 10-in. by 6-in. by 12-in. duplex boiler steam feed pump. This pump is located next to the two electrically driven Aldrich pumps of 8317.
Account 8317.2—Crawls and Chain Blocks in Feed Pump House.
This gives the cost of delivering and hanging in place in the feed water pump house two 2-ton steel plate crawls for lower flange of 8-in. I-beam, one 2-ton duplex chain block for 16-ft. lift together with the material cost as segregated below.
Two 2-ton crawls.....................................        $53.74
One 2-ton chain block.................................         58.31
$112.05
Account 8318—Fettling System.
Here is given the cost of installing fettling tracks and cars over the three reverberatories. A structural steel frame to support an 18-in. gauge car and walkway was erected along each side of each reverberatory, being attached to the steel frame of the building. The cost of this material as given below and the labor of installing the same are here covered:iser. From the base of the drum it discharges into a sewer pipe nearby. The drum foundation is included iu the concrete cost. A segregated material cost is as follows:......................................        106.28
